RURAL ELECTRIFICATION ADMINISTRATION 


CONSTRUCTION REPORT NO, 19, January 8, 1938 


This bulletin announces construction contracts and inv 
to bid between January 3 and January 7, 19283 


CONSTRUCTION CONTRACTS 


280. GEORGIA 68 GRADY: The Grady County Electrical Association, 
Cairo, Georgia (N. W. Stanfill, Superintendent and E. P. 
McLean, Moultrie, Ga., Engineer) has awarded a contract to 
Fred A.-Durand, Woodbury, Georgia, for building the entire 
project, consisting of 85.6 miles of line. The low bid 
was $66,641.89. 


120. IOWA 30 FRANKLIN: The Franklin Rural Electric Cooverative, 
Hampton, Iowa (Dallas M. Harrison, Superintendent ana Buell 
and Winter, Sioux City, Iowa, Engineer) has awarded a contract 
to Sandberg and Johnson, Iowa Falls, Iowa, for building the 


Second section of the project. “The low bid. was $158,293.09, 
281, WASHINGTON 8 BENTON: The Benton Rural Electric Association, 
Benton City, Washington (John B, Whi tehead, superintendent 


and R. BE. Towne, Tacoma, Washingten, Engineer) has awarded 


& contract to Homer G. Jonnson, Portland, Oregon, for build- 
ing the entire ee aia con phe of 41 miles of line. 


The low bid was $34,264.75 


OHIO 63 HURON: ‘The Northeast Farm Bureau Electric Cooverative, Inc., 
Greenwich, Ohio, has invited bids on the construction of 236 miles of 


3) ra) VOTWN 


Hi 
tine, the entire project. Bids will be opened Janvary 18, 1938. 


WASHINGTON 23 GRAYS HARBOR: The Quinsult Light Company, Quinaalt, 
Washington (F. H. Nichols, Superintendent and Baar & Gunninzgham 
413 Spaulding Bldg., Portland, Oregon, Engineor) has invited 
on furnishing the hydraulic ana electrical equipment for a generat- 


ing station. Bids will be opened January 10, 1938. 
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RURAL ELECTRIFICATION ADMINISTRATION 
CONSTRUCTION REPORT No re Oe January 15, 19 as 


This bulletin announces construction contracts and invitations to 
bid between January January 8 and January 14, 1938: 


CONSTRUCTION CONTRACTS 


282. GHORGIA 70 MITCHELL: The Mitchell County Electric Membership Corporsaticn, 
Camilla, Georgia (Nathan N. Keadle, Superintendent and J. B. McCrary 
Enzineerings Pel a Atlanta, Ga., Engineer) has awarded a contract to 
ime sotviert C. Irby Company, Jackson, Mississippi, for building the’ first 
section of the project a Pree of 78 miles of line. The low bid was 
$45,077.85; 


283. INDIANA 29 FULTON: The Fulton County Rural Electric Membership Corvoration, 
Rochester, Indiana (Ralph L. Murray, Superintendent and J. C. Ashbr, 
Indiana Statewide REMC, Indianapolis, Ensineer) has awarded a contract 

ie 9 
to the Haines and Haines Company, Dowagiac, Michigan, for building the 
entire project, consisting of 126 miles of line. The low bid was 
s J : =.) 
$123,784.04. 


133, IOWA 38 POCAHONTAS: The Pocahontas County Rural Electric Cooperative, 
Shenandoah, Iowa (Harry W. Day, eee are dent, ond Kk. °R, Brow), pes 
Moines, Iowa, Engineer) has awarded a contract to the Marshall Electric 


Company, Marshalltown, Iowa, for building the second section of the 
. * fad Sad . oT +e 7 Aes ay “4 
wuroject. Consisting of eas miles of line. The low bid was $62,825.77. 


284. KENTUCKY 26 TODD: The Pennyrile Rural Electric Cooverative Corn., Elk 
ee ay W. T. Warren, Suverintendent, and R. W. Chanaberry, Louisvi 
Kentucky, & nzineor) nas awarded a contract to the 5 
Company, a enn Wiscancsin, for buildings the entire brojece consis 
of 285 miles of line. The low bid wes $147,976.2 


MICEIGAN 37 HURON: The Thumd Electric Cooperative of } chi: n, Uoly; 
Michigan, (Frank Wileon, Superintendent and th M ron 


Engineering Corn., Lansing, Michigan, Enginee has awarded. a co 
to the Henry ©. Weber Constructi 
Construction of the building to 


praject. The low bid was $52,420.00, 


tive 

e Skee Lehi 

: r) 

miCos. Bey: Cita, Might aad, for tae 
erating equinment for. the 

INVITATIONS TC BID 


ARKANSAS 18 CAHROLE: The Carroll Electric Cooperative Corporation, Berryville, 
Arkansas, (Paul Hie.. Arnold, Sunerintcndent and William G. Morrison, Waco, Texas, 


’ 
Engines or) hee Guvised D1ds on the construction of 190 miles of Line. . Bids 
opened January 14, 1933. 
WYOMING 11 LINCOLN? The Lower Valloy Power and Light, Inc., Freedom, Wyoming, 
(Weg. Mildred L. Flora, Suncrintendent, and Flora and eda Enzineer, Afton, 


Wyoming) hes invited bids on materials required for the erection of a gonerating 
leno. 2106 will be opened January 26, 1938, 
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RURAL ELECTRIFICATION ADMINISTRATION 


CONSTRUCTION REPORT NO. 21 January 28, 1938 
This bulletin announces construction contracts between January 17 
and January 27, 1938: 


CONSTRUCTION CONTRACTS 


285. GEORGIA 69 WASHINGTON: The Washington County Electric Membershiv Corpora- 


tion, Sanders hee Georgia (Stephen M. Cox, Project Superintendent, and 
J..B. McCrary Engineering Corp., Atlanta, Georgia, Engineer) has awarded 
a contract, to the Somers Construction Comoany, Vidalia, Georgia, for build- 
ing the entire project, consisting of 75 miles of line. The low bid was 
$48,106.95. 

286. GSORGIA 74 JEFFERSON: The Jefferson Co unty Electric Membership Cornoration, 
Louisville, Georgia, (James B. Polhill, Jr., Project Superinvendent, and 
od. 2. McCrary Engineering Corp., Atlanta, Georgia, Engineer) has ewarded 
&@ contract to the Richards Bros. Construction Company, Carrollton, Georgia, 
for Duilding ig SMa re proj, eCt,.cONSisting of 79 miles of) line. The sow 
bid 


was $50,737.50. . 


26. ILLINOIS 23 SANGAMON: The Rural Electric Convenience Cooperative Company 
Divernon, ‘11 llinois sis (Ch iarles Masters, Froject Superintendent, and Young sent 
Stanley, Muscatine, Iowa, Engineer) has awarded a contract to the Sheehan 
Pipeline Construction Co., Tulsa, Oklahoma, for building another section 
er Whe project consisting of 114 miles of line. The'low bid was $79,722.84. 


216. INDIANA 80 NOBLE: The Noble County Rural Electric Membershin Corp., Albion, 
Indiana (Edmind E. Fritz, Project Superintendent, and Indiana Statewide 
mC, Indianapolis, Indiana, Engineer) has awarded.a contract to the 
Haines and Haines Construction Company, Dowagiac, Michigan, for building 
tie Second s@ction of the vroject consisting of 118 miles of line. The 


287. NEDRASKA 53 BUFFALO: The Buffalo County Public Power District, Kearney, 
Nebrasia, (F. H. Wheeler, Project Superintendent and Robert Fulton, Lincoln, 
Nebrasia, Engineer) has awarded a contract to the Elkhorn Construction 
Company, Norfolk, Nebraska, for building the entire project, consisting 
of 116 miles of line, incluaing substation. The low bid was $192,864.41. 


288. NEBRASKA 56 CEDAR: The Cedar Cou Power District, Hartington, 

Nebraska, (Harold M. Martindale, endent ana H. H. Henningson, 
Omaha, Nebraska, Engineer) has awarded a conty eact to the Inland Construc-— 
tion Company, Omaha, Nebraska, for building the first section of the pro- 
Derr, eoneietiueg or 179.7 miles of line. The low bid was $142,416.22. 
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CONSTRUCTION REPORT NO. Phe February 18, 1938 


‘This bulletin announces construction contracts. between sm anuary 27 
and we wEataiy Apo Set | 


. 
PAu 


C NSTRUCT-ON CONTRACTS 


289.COLORADO 15 — The Morgan County Rural DieGinile Association, Fort Morgan, 
Colorado rado (0. More, Project Superintendent, and’Ernest C. Porter, Denver, 
Engineer) has er udee a contract to the Driscoki Construction Company, Pueblo, 
pein oe for building the first section of this project, consisting of 165 
ites of line to serve 392 customers, including a substation. The low bid was 


eet 


1316 lO WA 32 Butler: The Butler County Rural Mlectric Cooperative, Allison, lowa 
Cz, ly. Neal, Suoerintendent, and K. R. Brown, Des Moines, Engineer) has awarded 
a@ contract to the Williams Brothers Corporation, Chicago, Illinois, for building 
the second section of this project, consisting of 113.2 miles of line to serve 
55 customers. The low bid was $81,953.63. 


132.10WA 36 Wright: The Wright County Rural Electric Cooperative, Clarion, Iowa 
(George C. Kirkstein, superintendent, and K. R. Browm, Des Moines, Enzineer) 
has awarded a contract for building the second section of this project, consist— 
: of 91 miles of line to serve some 231 customers, to the Williams Brothers 
Sorperation, Chicago, Illinois, The low bid was $77,793.12. 


290.NEW MEXICO 4 Zddv: The Central Valley Floctric Membership eee Artesia, 
New Mexico (R. E. Coleman, Lake Arthur, superintendent, and E. T. Archer, Kansas” 
City, Missouri, Eng oi neer) has awarded a contract to J. E. Morgan & Sons , El Paso, 
tetas, Or building the distribution os of the entire project, consisting of 


line 
€0.6 miles of line. The low bid was $111,774.63. 
INVITAT ZONS nO BLD 


MINNESOTA 57 Ottertail: The Lake Region Cooperative Electrical Association, 
Fergus Falls, Minnesota (herds Tully, Dent,Superintendent, and Pillsbury Engi- 
neering Co., South Minneapolis, Engineer) has issued invitations to bid on the 
construction of the first 150 miles of this project. Bids will be opened on 
Maren 1, 1938. 


LINNESOTA 59 Olmstead: The Peoples Cooperative Power Association, Inc., 
Rochester, Minnesota (Frank I. Kiley, Superintendent, and Ellerbe & Company, 

St. Raul, Engineer) has Invited bide on the construction of this entire project, 
146.25 miles. Bids will be opened in the office of the Cooperative on Febru- 
Enya, 1935 


MINNESOTA 63 Scott: The Minnesota Valley Electric Cooperative , Jordan, Minn. 
(Herbert A. Schemilpfenig, Superintendent, located at ie. Minn. and Bannister 
Engineeri:.g So., St. Paul, Engineer) has invited bids on the construction of the 


second section of this project, consisting of approximately 105.5 miles. Bids 
were opened on February 17, 1938. . 


TEXAS 47 Deaf Smith: The Deaf Smith County Electric Cooperative, Inc., Hereford, 
Texas (H. V. Hennen, Superintendent and C. C. Cox, Amarillo, Engineer) has is- 
Sued wnviterions to bid on the construction of about 96 miles of line, the 
second section of this project. Bids were opened on February 17, 1938. 


Ras Mule 


fw 


TEXAS 54 Wood: The ‘Food oe Electric open an 

J. W. Kennedy, Route #4, Quitman, Texas) (ifn. G. M 
has issued invitations to bid on the construction of th 
consisting of 108 miles. ss fees be stat oe on. ee zs 


‘esr 
73 


WYOMING 6 Goshen: The cree coerce i “Tineto: ane iG 
Superintendent, ‘and Phil L. Rouse, Torrington, Enzincor) 
the: construction of the second sectio& of this “project, CO: 
at pha be euchiewe on March a 1938. 


RURAL ELECTRIFICATION ADMINISTRATION 
CONSTRUCTION REPORT NO. 23. March 12, 1938 


This bulletin announces construc’ion contracts and invitations 
to bid between February 18 and March 11, 1928: 


CONSTRUCTION CONTRACTS 


e91. ARKANSAS.18 CARROLL: ‘The Carroll Electric Cooperative Corp., Berryville, 
Arizansas (Paul F. Arnold, Suverintendent, and William G. Morrison, Waco, Texas, 
Envineer) has awarded a contract to. the A. A. Blectric Co., Cicero, Illinois, 
for building the distribution lines of the entire project, consisting of 199.5 


miles. The low bid was $138,971.64. 


MARTLAND 4 ST. MARYS: The Southern Maryland Tri-County Coop. Assn. Inc., 

la Plata, Maryland, (Vondell Mv Reed, Supérintendent, and Col. FP. M. Anderson, 
WABOUNEUOBs Ds, Ges Enzineer) has awarded a contract to the Lewis Hlectric 
Company, Bedford, Indiana, for building a complete generating plant for the 
project. The low bid was $45,385. 


2ue8 oe ee oe Paulding-Putnam Hlectric Cooperative, Inc., Paulding, 
Chae, Ve ee Pats on, Superintendent, and C. C. Noecker, Southern Michigan 
oan \ : > . : wT. , . oA 
ners COP ss ae has awarded a contract to the Davis Hydeker Comvany, 


Y} 
ppenccry1Ji¢,. Onio, for building the first section of the projoct, consisting 
of 81 3/4 miles of distribution lines. The low bid was $89,922.92. 


rh 


eo EAN JUAN: The Orcas Power & Light ee Bast Sound, Wash... 
(BE. W. Johnso: is peuperinvencent, end 7, 0. Smita, Scattie, Eneincer) has 
awarded a contract to the NePage McKenny Company, Senttio, Washington, for 
building a complete gonerating plant for the project. The low bid was 
$56,027 30. 


ENVITA TIONS TO BID 


MIC?IGAN = LANAWEE: The Southeastern Michigsn Rural Electric Cooperative, 
Lv, Project Supervisor one Roy A. White 
invited bids on materials rau non 


Inc., AGr 
naar iS) 
nt. Bids were opencd ee Glawie ie. 


Enginee 
for the crection of 1 gencrating pla 


ORZGON 2 LANE: The Blachiy-Lane County Cooperative Blectric assn., 
Oregon, (VY. A. Parker, ee SOON SG) and Baar & Cunningham, Porzilend, 
UviLed ULGe OM tae, construction of a. dam, pipe J 


ids will be onened March 22. 


TEXAS 65 HUSK: The Rusk County Electric Cooucr e, Inc., Minden, Texas 
at; Batson Dawson, President, and William G. eee Waco, Toxas, Engineer) 

as invited bids ow the construction of the entire vrojoact, consisting of 
i miles of distribution linos. Bids will be opened Mar 


RURAL ELECTRIFICATION ADMINISTRATION 


CONSJAUCTION REPORT NO. 24 March 29, 1938 


This bulletin announces construction contracts and-invitations 


) to bid “etween March 12 and March 28, 19 
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CONSTRUCTION CONTRACTS 


GEORGIA 35 WALTON: The Walton Electrical Association, Monroe, Georgia, 
(John L. Snow, pave onene and J. B. McCrary Engineering Corporation, 
Atlanta, Georgia, Engineer) has awarded a contract to R. H. Bouligny, Inc., 
Charlotte, North Carolina, for building the second section of the project 


consisting of 47 miles of line. The low bid was $27,015.09. 


ELNSYLVANIA 17 ARMSTRONG: The Central Pennsylvania Rural Elec. Coop. Co., 
Parkers Landing, Penrs ylvania, (C. H. Smith, Superintendent, and Gibbs & 
Hill, Ine., New York, N. Y., Engineer) has awarded a contract to Miller- 
Beever, Ine., indianapolis, Indiana, for building the entire.project, 
Consisting of 432 miles of line. The low bid was $410,550.56. 


TERAS 3C UPSHUR: The Upshur Rural Electric Cooperative Corp., Gilmer, 
Texas, (Sax 1el1 Scales oo and Hawley, Freese and Nichols, 
Fost tort, coe eee er) has awarded a contract to P. E. Workman 


Hallas, Texas, Tor buildi i 


ty 
’ ng the first sectiom of the project, consisting 
of 67 miles of line. The low bid was $42,594.94. 


O BOWIE: The Bowie-Cass Electric Co operative, Inc., Douglassville, 
Texas, (William L. Hubbard, Superintendent, and William G. Morrison, Waco, 


Texas, Engineer) has Awarded a contract to the Glassell Cunstruction Co., 
phirevenvert, houisiana, for building the first section of the project, 

. ‘ et . . 4 . 4 
consisting of 202 miles of line.’ The low bid was $118,284.03. 


mY. 48 HIDALGO: The Magic Valley Electric Coope 


er 
e 
iS ere (Josenh EH. Levermann, Superintendent, and i1 ee G. Morrison, Waco, 
2 BSC Engineer) has awarded a contract to the P. E. Workman Company, 
HALtas. Tenas,, som Dull ding the first section of -the brojeet, consisting 


se 235 miles of line. ‘The low bid was $144,900. 


,» inc., Mercedes, 


TEXAS 63 NAVARRO: The Navarro Rural Power Cooperative, Inc., Corsicana, 
Texas, (Clyde Kimes, Superintendent, and Hawley, Freese and Nichols, 
Fort Worth, Texas, Engineer) has awarded a contract to J. @. Morgan and 
bolle, cLeraco, Texas, Tor building the first section of the project 
consisting of 92 miles of line. The low bid was $51,51 


GEORGIA 22 COLQUITT: The Colquitt County Rural Electric Company, Moultrie, 


=" 
ate 
~ 


Georgia, (Oscar 0. Owens, Superintendent, and H. P. McLean Enginesring Co., 
Engirecer) has invited bids on the construction of the second section of the 


pro 


jeco, O0tsisting of 7) miles of line. Bids were opened March 23, 1938. 


1956 


to Ran 


IDAHO 10 NEZ PyRCE: The Clearwater Valley Licht and Power Agena! eeabe Lewiston, 
Idaho, (A. R. Mushlitz, Superintendent, and 7..C. Smith, Engineer) has invited 3 
bids on the construction of the third Section of the project, consisting of 

150.8 miles of distribution lires. Bids were opened March 25, 1938, 


KANSAS 21 SHAWNEB: ‘The Kaw Valley Electric Cooperative, Topekn, Kansas, 
Gilbort W. Jones, Jr., Superintendent, and Paulette: and Wilson, Engineor) 

has invited bids on the construction of the entire oro ject, consisting of 190 

miles of distribution lines. . Bids were opened today. 


MONTANA 13 FLATHEAD: “The Flathead Light an Power Asscciation, Creston, 
Montana, (John Norlin, Superintendent, and J. M. Garbison, Helena, Montana, 

a ee has invited bids on the construction of the entire vroject, consisting 
of 133 miles of distribution. lines. Bids will be. opened) Acril 7. 

WASEINGTON 18 SPOKA NE: The Inland Empire Blectrification, Inc,, Spokane, ‘ 
Washington, (G. H. Bell, Superintendent, ord the Rocky Mountain Engineering : 
Co., Spokane, Washington, Enginecr) nas’ invited bids om tHe! construction oF 

the third. section, of the NONE ae consisting of 175 miles of distribution lines. 
Bids were opened March 28. 


bt 


